Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Message Text 


LIMITED OFFICIAL USE 
PAGE 01 STATE 060408 
60 

ORIGIN SY-07 

INFO OCT-01 EUR-06 ISO-OO /014R 

DRAFTED BY A/SY/FO/NSU:MLHOFF:KG 
APPROVED BY A/SY/FO:VFSTMARS 
A/SY/FO:RJMCCARTHY 

095557 

R 262144Z MAR 74 
FM SECSTATE WASHDC 
TO AMCONSUL LENINGRAD 
INFO AMEMBASSY MOSCOW 
AMCONSUL FRANKFURT 


LIMITED OFFICIAL USE STATE 060408 

E.O. 11652: N/A 
TAGS: ASECOGEN 
SUBJECT: SEABEE PROJECT 

LENINGRAD FOR CPOIC SEABEE TEAM; FRANKFURT FOR OIC RTC AND 
CPOIC SEABEE TEAM 

REF: (A) LENINGRAD SUMMARY REPORT, FEBRUARY 1974 

(B) LENINGRAD 0249 

(C) MOSCOW 4220 

(D) OIC RTC FRANKFURT MONTHLY STATUS REPORT - JAN 74 

1. THIN WALL CONDUIT BENDERS DISCUSSED IN REF (A) PARA 
C2 WERE SHIPPED 20FEB74 VIA POUCH, REG NO. 1920659. OTHER 
TOOLS SHIPPED VIA POUCH, REG NO. 1940098, 99,100 ON 2-28-74 
ADDRESSED TO R. BARKMAN. 

2. THIS OFFICE HAS NO PREVIOUS RECORD OF REQUEST FOR 
HYDRAULIC CONDUIT BENDER STATED IN REF (B). INTEROGATIVE - 
IS THIS AN ADDITIONAL REQUEST TO PARA 1 ITEM? IF SO, WHAT 
SIZE CONDUIT TO BE BENT? 

3. INSTALLATION ITEMS REF (C) TO BE PERFORMED BY RTC FRANK- 
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FURT AS INDICATED REF (D). 
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4. NO INFORMATION ON ELEVATOR INSTALLATION KNOWN AT THIS 
TIME. 

5. WHEN MATERIALS AND/OR TOOL SHORTAGES PROHIBIT OR 
SIGNIFICANTLY HINDER PROGRESS OF CONSTRUCTION ON ORIGINAL 
PROJECT SCOPE, CPOIC SEABEE TEAM IS DIRECTED TO PHASE OUT 
PERSONNEL. IF PROJECT NOT COMPLETED, A TEAM MAY BE 
REQUESTED TO FINISH IT ONCE ALL ITEMS ARE ON SITE. RUSH 
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